Incident  Action  Plan 

for 


Gold  King  Mine  Blowout  A8K9 


Operational  Period 


Date  From: 

8/11/15 

Date  To: 

8/13/15 

Time  From: 

7:00 

Time  To: 

7:00 

UNIFIED  fF/ED  COMMAND 


EPA:  CRAIG  MYERS  LA  PLATA  CO:  B.KNOWLTON 

SUIT:  KATHI  GURULE  MICK  SOUjPER 

STATE  OF  CO:  B.  HOLLOMAN  D.  PETERSEN 

SJBHD:  LIANE  JOLLON 


1787522 


ED  000552C  00009847-00001 


'ijfl  I; [';*  3 iV  | 


SSdaHM 


INCIDENT  OBJECTIVES  (ICS  202) 


1.  Incident  Name: 

Gold  Kina  Mine  Blowout  A8K9 


3.  Objective(s): 

Establish/staff  water  well  call  tracking 

Develop  sampling  plan  & strategy  to  mitigate  risks  with  the  river. 

Sample  wells  as  need,  communicate  results  to  owners;  Review  the  sampling  strategy 

Continue  River  assessment 

Continue  management  of  Adit  Discharge 

Effectively  communicate  with  pubic  and  stakeholders 

Live  StockAMIdLife  fact  sheets 

Firefighting  water  contingency  plan 

Develop  communication  strategy  for  community  dissemination  of  results  to  public  & stakeholders 
Implement  a Risk  Strategy  assessment 

Develop  messaging  for  Economic  Impact  upon  public  & stakeholders 


4.  Operational  Period  Command  Emphasis: 


5.  Site  Safety  Plan  Required?  Yes  No  «/ 

Approved  Site  Safety  Pian(s)  Located  at: 


6.  Incident  Action  Plan  (the  items  checked  below  are  included  in  this  Incident  Action  Plan): 

</  ICS  202  * ICS  206  Other  Attachments: 


ICS  203 
ICS  204 
V ICS  205 
ICS  205A 


/ ICS  207 
* ICS  208 
Map/Chart 

v Weather  Forecast/Tides/Currents 


7.  Prepared  by:  Name:  _ Terry  Hoecker  Position  Title:  PSC-3 

8.  Approved  by  Incident  Commander:  Name:  See  attached  signature  page 


ICS  202 
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GOLD  KING  MINE  BLOWOUT 


UNIFIED  COMMAND  APPROVAL  OF  IAP 

8/11/2015  20:00  HRS 

I HEREBY  APPROVE  THE  INCIDENT  ACTION  PLAN  FOR  8/11/2015-8/12/2015 


EPA:  CRAIG  MYERS 

STATE  OF  COLORADO: 

, 

BRUCE  HOLLOMAN 

STATE  OF  COLORADO: 

DREW  PETERSEN 

' ■:  . • 

LA  PLATA  COUNTY:  BUTCH  KNOWLTON: 

mu. 

SUIT:  KATHI GRULE  _ ^ 

SUIT:  MICK  SOUCER 

'yrpr- : 

SJBHD:  LIANE  JOLLON 

' 

■ 

v/ 
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ON  ASSIGNMENT  LIST(ICS  203) 


. Incident  Name: 

Gold  Kina  Mine  Blowout  A8K9 


3.  Incident  Commander(s)  and  Command  Staff: 


Unified  Command  Craig  Myers-303-31 2-7067 


Butch  Knowlton-97 0-749-8 122 


Liane  Jollon-970-769-0354 


e 


Libby  Faulk-303-548-3967 


2.  Operational  Period:  Date  From:  8/11/15  Date  To:  8/13/15 

Time  From:  7:00  Time  To:  7:00 


Mi 


MM MMEZ— 


Date/Time:  8/10/2015  18:00hrs 
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ORGANIZATION  ASSIGNMENT  LIST(IGS  203) 


1.  Incident  Name: 

Gold  King  Mine  Blowout  A8K9 


3.  Incident  Commander(s)  and  Command  Staff: 


Unified  Command  Bruce  Holloman  State  of  CO, 


Continued  Drew  Petersen  State  of  CO. 


Mick  Souder  SUIT 


Kathi  Grule  SUIT 


Safety  Officer 


Public  Info.  Officer 


Liaison  Officer 


4.  Agency/Organization  Representatives: 


Agency/Organization  Name 


2.  Operational  Period: 


Date  From:  8/11/15  Date  To:  8/13/15 

Time  From:  7:00  Time  To:  7:00 


Date/Time:  8/10/2015  18:00hrs 
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1.  Incident  Name: 

Gold  King  Mine  Blowout 


i vmi 


4.  Operations  Personnel: 
Operations  Section  Chief: 
Branch  Director: 


ASSIGNMENT  LIST  {204 


p 

8/11/15  Date  To: 

7:00  Time  To: 


Name  Contact  Number(s) 

Joyel  Dhieux  720-44 


M 


3, 

Branch  I: 


Receive  request  for  water  from  call  center 
Pass  request  to  appropriate  contractor 

If  the  request  is  for  bottle  water,  pass  to  LaPlata  County  Fairground  CP 


8.  Communications  (radio  and/or  phone  contact  numbers  needed  for  this  assignment): 

Name/Function  Assiqnment 


9.  Prepared  by:  Name: 

Position/Title:  PSC-3  Signature  LC^ 

ICS  204  IAP  Page 

3 

Date/Time:  8/10/2015  12:00  hrs  t 
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ASSIGNMENT  LIST  (204 


|l.  Incident  Name: 

Gold  King  Mine  Blowout 

.MM 

Date  From:  8/11/15  Date  To:  8/13/15 

Time  From:  7:00  Time  To:  7:00 

4.  Operations  Personnel: 
Operations  Section  Chief: 
Branch  Director: 
Division/Group  Supervisor: 


Name 


5.  Resources  Assigned 

Resource  Identifier 

Leader 

# of 

Persons 

SUIT  SR 

Curtis  Hartenstin 

9 

2 

START 

John  West 

12 

3, 

Branch  I: 
Contact  Number(s)  bivision-A: 


303-842-4995 


303-748-3304 


Group:  Water  Test/Samplin 

Staging  Area: 


Reporting  Location,  Special 
Equipment  and  Supplies, 
Remarks,  Notes,  Information 


Single  Resource 


6 strike  teams  2 person  ea 


. Work  Assignments: 

Conduct  sampling  of  sediment,  river  water,  well  water  and  public  water  systems  as  per  sampling  plan, 


. Communications  (radio  and/or  phone  contact  numbers  needed  for  this  assignment): 

Name/Function  Assignment  Primary  Contact:  indicate  cell,  paaer,  or  radio  (frequencv/svstem/channe 
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1.  Incident  Name: 

Gold  King  Mine  Blowout 


fiVim 


4.  Operations  Personnel: 
Operations  Section  Chief: 
Branch  Director: 
Division/Group  Supervisor: 


ASSIGNMENT  LIST  (204) 


2.  Operational  Period: 

Date  From:  8/11/15  Date  To:  8/13/15 

Time  From:  7:00  Time  To  7:00 


Name  Contact  Number(s) 

Joyel  Dhieux  720-441-9961 


Hays  Griswold 


303-866-1633 


5.  Resources  Assigned 

: 

Resource  Identifier 

Leader 

Law  Enforcement  Team 

Sean  Smith  LPCSO 

ST 

EPA  TBD 

Contact  e.g.,  (phone,  pager,  radio, 
frequency,  etc. 


970-769-5290 


3, 

Branch  II: 

Division-D: 

Group:  Mine  Site  OPS 

Staging  Area: 


Reporting  Location,  Special 
Equipment  and  Supplies, 
Remarks,  Notes,  Information 


6.  Work  Assignments: 

Capture  discharge  and  treat  discharge  at  site. 
Sample  discharge  per  mine  OPS  Plan 


8.  Communications  (radio  and/or  phone  contact  numbers  needed  for  this  assignment): 

Primarv  Contact:  indicate  cell,  paqer.  or  radio  (frequency/system/channel) 
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ASSIGNMENT  LIST  (204 


1.  Incident  Name:  2.  Operational  Period: 

Gold  King  Mine  Blowout  Date  From:  8/11/15 

Time  From:  7:00 


4.  Operations  Personnel:  Milne 

Operations  Section  Chief: Joyel  Dhieux 


Date  To: 
Time  To: 


6.  Work  Assignments: 

Rapid  assessment  of  waste  volume 


1787522 


ED  000552C  00009847-00009 


MEDICAL  PLAN  (ICS  206 


1.  incident  Name: 

Gold  King  Mine  Blowout  A8K9 


3.  Medical  Aid  Stations: 


4.  Transportation  (indicate  air  or  ground): 


e 


Address, 

Latitude  & Longitude 
if  Helipad 


1010  Three  Springs  Blvd 


Date  To: 

8/13/15 

Time  To: 

7:00 

on 


□ Yes  □ 


U Yes 

LJ  NO 

□ Yes 

J No 

U Yes  | | No 


| | Yes  | | No 


Location 

Contact  Number(s) 

Fire  Station  #1  BODO 

911 

0 ALS 

0 BLS 

0 ALS 

0 BLS 

0 ALS 

0 BLS 

Contact 

Fre 


970-764-2100  ER 
970-247-4311 


2577  Main,  Durango  Across  970-247-8382 
street  from  CP 


Travel  Time 

Air 

5 min 

20  min 

n/a 

3 min 

8.  Special  Medical  Emergency  Procedures: 
See  Attached  Medical  coverage  memorandum 


Trauma 

Center 

Burn  Center 

0 Yes 
0 No 

1 Yes  0 No 

0 Yes 
0 No 

0 Yes  0 No 

0 Yes 
0 No 

0 Yes  0 No 

0 Yes 
□ No 


□ Yes 
0 No 


0 Y 


□ Check  box  if  aviation  assets  are  utilized  for  rescue.  If  assets  are  used,  coordinate  with  Air  expeditions.  ///* 


ICS  206 
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I4000-Z17960000  D3SS000  Q3  33SZ9ZI- 


Incident  Name 
Date  From 


& 


08/11/15 


08/13/15  [Time  To 


Incident  Command 

Craig  Myers/Butch  Knowlton/  Liane  Jollon/  SUIT/  Drew  Petersen 


“Reprating  lines  are  not  correct 
if  Branches  are  used. 


Operations  Chief 

Joyei  Dhieux 


Curtis  Hartensting 

303-842-4S95 


Div/Grp 


Div/Grp 


Deputy  1C 

continued  on  page  ICS-203  pp  2 


Air  Ops  Branch 

EPA  TBD 


Support 


Attack 


Heli  Cord 


Air  Tanker 


Planning  Chief 


RESL 

EPA-TBD 


Logistics 


Service  Branch 


Public  Information 

Libby  Faulk-303-548-3967 


Human  Resources 


Support  Branch 


SUPL 


Fin./Admin.  Chief 
Portillos  720-839-54' 


TIME 

Julie  Brown 


PROC 

Brian  Zink 


„ Mm 

COST 

ion  Meininger-970-903-6 

I 1 

Agency  Representatives 

Ac 

jency 

Name 

City  of  Durango 

Ron  Le Blanc 

La  Plata  County 

Joe  Kirby 

La  Plata  County 


SJBHD  BOH 


ics-207  PP  9 Terry  Hoecker  PSC-3  8/1j^ 


chnical  Specialists 


Name  and  Specailty 


Steve  Satka-Durango  Utilities  Director 


Matt  Holden-Durango  Utilities  Deputy 


I; 


Liane  Joiion 

fcirecto.SJBHD 

Uoilon@sjbhd.org 

970-769-0354 

1C 

Craig  Myers 

EPA 

myers.craig@epa.gov 

IC 

Butch  Knowlton 

La  Piat3  County  OEM 

butch.knowiton@co.f3piata.co.us 

970-749-8122 

1C 

Mick  Souder 

Southern  Ute  fC 

msouder@southernute-nsn.gov 

970-442-1552 

iC 

Kathi  Guruie 

Southern  Ute  Indian  Tribe 

kgurule@southernute-nsn.^ov 

970-563-0100 

iC 

Terrv  Hoecker 

City  of  Durango  OEM 

terry.hoecker@riurangogov.org 

970-759-4312 

OEM 

Drew  Petersen 

COEM 

drew.petersen@state.co.  us 

970-633-0201 

OEM 

Trevor  Dennv 

COEM 

trevor.denney@state.co.us 

970-759-1187 

OEM 

Tom  McNamara 

La  Plata  County  OEM 

Thom3s.McN3mara@co.lapiata.co.us 

970-749-3484 

OEM 

Mark  Salley 

CDPHE  - Communications  Director 

mark,sallev@state,co.us 

303-921-8594 

PIO 

Jeannine  Watterman 

CDPHE  - Hazardous  Materiais/Wastef  jeannine. natterman@state.co.us 

303-921-2208 

PIO 

Meghan  Truby 

CDPHE -Water  Quality 

_ _ 

PIO 

Sherri  Dugdale 

City  of  Durango 

sherri. dupda!e(2>dura  ngogov.org 

970-903-8320 

PIO 

Wayne  Walsh 

City  of  Durango 

wayne.walsh@durangogov.org 

970-317-1803 

PIO 

lm  LMw&ndowikf 

Colorado  Parks  and  Wildlife 

i oe . ie wa ndo  wski@$t  a te . c 0 us 

970-759-9590 

PiO 

Cynthia  Peterson 

EPA 

peterson  . cynthia @epa  gov 

720-935-5354 

PIO 

Janie  Acevedo 

EPA 

aceysdo,janie@epagov 

469-222-7810 

PIO 

Libby  Faulk 

EPA 

faulkjibby@epa.gov 

303-548-3967 

PIO 

Rusty  Harris-Bishop 

EPA 

harris-bishop.rustv@epa.gov 

415-972-3140 

PIO 

Sarah  Jacobson 

la  Plata  County 

sara  h.jacobson@co.  lapiata  co. us 

970-759-1118 

PIO 

$tMm 

la  Plata  County 

susan-hakanson@co.iapiata.co.us 

970-379-3303 

PiO 

Dan  Bender 

La  Plata  County  Sheriffs  Office 

dan.bender@co,!aplata.co.us 

970-759-5579 

PIO 

Socha  Smith 

Media  MansgefSUIT 

sasmith@southernute-nsn  j*ov 

970-563-0118 

PiO 

Ciaire  Macpherson 

San  Juan  Basin  Health  Department 

xmacpherson@si.bhd.prg 

970-749-5642 

PIO 

Claire  Ninde 

San  Juan  Basin  Health  Department 

cninde@sjbhd.org 

970-335-2044 

PIO 

Flannery  O'Neil  . 

San  Juan  Basin  Health  Department 

foneil@sjbhd.org 

602-317-8095 

PIO 

Matt  Thorpe 

Area  Wildlife  Manager 

MattlThorpe@state*co,us 

Casey  Kay 

CDPHE 

casey.  kay@state.co.  us 

970-901-0603 

GregNaugle 

CDPHE 

greg,  nauiti«@state.co.us 

720-541-0941 

Heather  Drissel.  

CDPHE 

heathecdrissel@state.co.us 

719-225-9674 

iPat  Pfaltzgraf 

CDPHE 

patricki.pfBitzgraff@state.co.us 

720-618-8096 

Ron  LeBlanc 

City  Manager 

Ron.LeBla  nc@durangogov.org 

Cathy  Metz 

City  of  Durango 

cathy.  matz@durangogov.org 

970-759-4330 

Christina  Rinderie 

City  of  Durango 

christinarinderle@durangogov.org 

Dean  3 rookie 

City  of  Durango 

dbrook  ie  @ ci  tyofd  ura  ngo.gov 

Mary  Beth  Miles 

City  of  Durango 

marybeth.miies@durangogov.org 

970-375-5063 

Mitch  Carter 

City  of  Durango 

mitcheli,  carter@durangogov.org 

970-375-5088 

Wavne  Walsh 

City  of  Durango 

970-375-5003 

Victor  Locke 

City  of  Durango  Communications 

victor,  iocke@durangogov.org 

970-375-5082 

Matt  Holden 

City  of  Durango  utilities 

matt.hoiden@durangogov.org 

Steve  Salka 

City  of  Durango  Water 

steve.saika@durangogov.org 

Terry  Page 

City  of  Farmington  Fire  Department 

tpage®firenet,org 

505-947-4742 

John  Alves 

Colorado  Parks  and  Wildlife 

john.aives@statexo.us 

970-641-7891 

Patt  Dorsey 

Colorado  Parks  and  Wildlife 

patt.dorsey@state.cous 

970-799-0653 

Kathleen  Lyon 

County  Attorney 

lyQn@ipcattornney,org 

970-382-8600 

Sheryl  Rogers 

County  Attorney 

roge  rs  @ Ipcattor  ne  v.o  re 

Ken  Charles 

DOLA 

kenxharles@statexo.us 

Jack  Lewellyn 

Durango  Chamber 

jack@durangobusiness.org 

Karola  Hanks 

Durango  Fire 

hankskj^)durangofire  rescue.org 

970-382-6023 

Scot  Davis 

Durango  Fire 

davissg@durangofirerescue.org 

Shane  Bairds 

Durango  Fire  Hazmat 

bairdsl<aduranipfirerescue.or| 

Dan  Wail 

EPA 

waII:dan@epa.eov 

Dave  Christenson 

EPA 

Christenson.dave@epa.gov 

303-408-6838 

David  Ostrander 

EPA 

os  tra  nder.dav  id@epa.gov 

303-312-6827 

Hays  Griswold 

EPA 

g riswold.hays@  epa.gov 

303-866-1633 

Peter  Stevenson 

EPA 

stevenson.peter@eRa.gov 

303-866-1639 

Wendy  Thomi 

EPA 

lhomi..wendy@epa,|>ov 

406-457-5037 

Christine  Portillos 

ERA  Finance 

Portillos,  christine@epa.gov 

Joy  el  Dhieux 

EPA  Qps 

khieux.joyel@epa.gov 

720-441-9961 

Gwen  Lacheit 

La  Plata  County 

gwenJachelt@co.lapiata.co,us 

505-469-0380 

Jana  lee  Hogan 

La  Plata  County 

janaiee.hogan@co,laplata,co,us 

970-759-7502 

Joanne  Spina 

La  Plata  County 

ioanne.spina@co.!aplata.co.us 

970-759-1102 

Joe  Kerby 

La  Plata  County 

joe  kerby@co.laplata.co.us 

970-596-2003 

Peter  Foster 

La  Plata  County 

pfoster@wrightwater.com 

Todd  Weaver 

La  Plata  County  Attorney 

weayer@  ipcattorney.prg 

970-382-8600 

Mark  Andersen 

La  Plata  County  Mounted  Patrol 

markanderson90@hotmaii.com 

Travis  Luz 

La  Plata  County  Mounted  Patrol 

jti@durango.net 

Sarah  Jacobson 

La  Plata  County  PIO 

sarah,jacobson@co,lap!ataxo»us 

970-759-1118 

Sean  Smith 

La  Plata  County  Sheriff 

sean,smith@co,  iaolata. co. us 

970-769-5290 

Frank  Sandoval 

La  Plata  County  Sheriff  s Office 

frank.sandoval@coJaplata.co.  us 

Jim  White 

Local  Aquatic  Biologist 

j.white@state.co.us 

970-903-1073 

Andrew  Miller 

Mercy  Regional  Medical  Center 

andrewmilier@centura.org 

263-317-5501 

Aaron  Kimple 

Mountain  Studies  Institute 

3kimpie@m0untainstudies.org 

970-749-7916 

Marcie  Bid  well 

Mountain  Studies  Institute 

marcie@mountainstudies.org 

970-426-8863 

Kathy  Guruie 

PiO-SUIT 

kgu  rul  e @ so  u t he  r n ute  -ns  ngov 

970-563-0100 

Becky  Joyce  

Public  Health  Director  SJC 

director@sjcph.org 

370-769-8473 

Laila  Bryant 

Public  Health  Emergency  Preparedne 

iaila@sjcph.org 

707-217-2727 

.Don  Copper  . 

San  Juan  County  OEM 

CooperD@sjces  net 

505-334-1180 

Jim  Donovan 

San  Juan  County  OEM 

oem@saniuancountvcoiorado.us 

970-903-7039 

Darlene  Marcus 

Scott.Tipton 

970-259-1490 

Ron  Corkish 

Search  and  Rescue 

rcorkish@gmaii.com 

970-946-4437 

John  Whitney 

Senator  Sennet’s  Office 

job  n...whitney@  bennet.5tate.gov 

Ellen  Roberts 

Senator  Colorado 

eilen.roberts.senate@s!ate-.co.  us 

970-749-4729 

Tom  Johnson 

Southern  Ute  Environmental 

tolohnspsouthemute-nsmgov 

970-749-8252 

Steve  Whiteman 

SUIT 

5 'whitema@southernute-nsn.gov 

970-563-0130 

Revised  August  10, 2015 
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Water  Expert 

: by  tieroeterS^erna  ii.com 

■Qumng a Fire  Protector*  Qfatttet  j 

970-382-6000 

:Punitia  Ui  Pitta  Pitpttch  I 

[ 

970-385-2900 

egm##3tijo3ncg»rjtvcotorarfo.us 


Revised  August  10,  2015 
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7-Day  Forecast  for  Latitude  37.27°N  and  Longitude  107.88°W  (Elev.  6598  ft) 


Page  1 of 2 


NATIONAL  WEATHER  SERVICE 

News  Headlines 


Hazardous  Weather  Conditions 

* Hazardous  Weather  Outlook 


En  Espartol  Share  | 

Current  conditions  at 

Durango  (22)  (CO058) 

Lat:  37  26867°N  Lon:  1 070042“ W Elev:  6439ft 

NA 

81  °F 

27°C 


Humidity  28% 

Wind  Speed  NE2G9MPH 
Barometer  NA 
Dewpoint  45°F  (7°C) 

Visibility  NA 
Heat  Index  80° F (27DC) 

Last  update  10  Aug  5:07  pm  MDT 


Extended  Forecast  for 

Durango  CO 


This 

Afternoon 

Tonight 

Tuesday 

Tuesday 

Night 

Wednesday 

Wednesday 

Night 

Thursday 

Thursday 

Night 

Friday 

Ldi 

J 

Bt-  4 

V 

s 

1 4 

lr>T« 

r 

sr: 

Scattered 

T-storms 

Scattered 

T-storms 

Scattered 

T-storms 

Chance 

T-storms 

Mostly  Sunny 
then  Slight 
Chance 
T-storms 

Slight  Chance 
T-storms  then 
Partly  Cloudy 

Sunny 

Partly  Cloudy 

Mostly  Sunny 

High:  85  "F  Low:  56  ”F  High:  80  "F  Low:  55  *F  High:  62  °F 


Detailed  Forecast 

This  Afternoon 

Scattered  showers  and  thunderstorms.  Mostly  cloudy,  wilh  a high  near  85.  West  wind  around  5 mph,  Chance  of  precipitation  is 
30% 

Tonight 

Scattered  showers  and  thunderstorms.  Mostly  cloudy,  with  a low  around  56  West  southwest  wind  5 to  10  mph  becoming  east 
northeast  after  midnight,  Chance  of  precipitation  is  50% 

Tuesday 

Scattered  showers  and  thunderstorms.  Cloudy,  then  gradually  becoming  mostly  sunny,  with  a high  near  80  East  northeast  wind  5 
to  10  mph  becoming  south  southeast  in  the  afternoon  Chance  of  precipitation  is  50% 

Tuesday  Night 

A 50  percent  chance  of  showers  and  thunderstorms,  mainly  before  3am  Mostly  cloudy,  with  a low  around  55  Southeast  wind 
around  10  mph  becoming  northeast  after  midnight 

Wednesday 

A 20  percent  chance  of  showers  and  thunderstorms  after  noon.  Mostly  sunny,  wilh  a high  near  82.  East  northeast  wind  around  10 
mph  becoming  west  southwest  in  the  afternoon, 

Wednesday  Night 

A 10  percent  chance  of  showers  and  thunderstorms  before  midnight  Partly  cloudy,  with  a low  around  54 

Thursday 

Sunny,  with  a high  near  85, 

Thursday  Night 

Partly  cloudy,  wilh  a low  around  54, 

Friday 

Mostly  sunny,  with  a high  near  86 
Friday  Night 

Partly  cloudy,  with  a low  around  55. 


High:  85  “F 


High.  86  °F 
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Point  Forecast: 

Durango  CO 

37  27CN  107,88°W  (Elev.  6598  ft) 

Last  Update: 

4:33  pm  MDT  Aug  10,  2015 
Forecast  Valid: 

5pm  MDT  Aug  10,  2015-Spm  MDT  Aug  17,  2015 


Saturday  Additional  Resources 

Mostly  sunny,  with  a high  near  87 


Saturday  Night 

Mostly  cloudy,  with  a low  around  55 
Sunday 

Mostly  sunny,  with  a high  near  85 
Sunday  Night 

Mostly  cloudy,  with  a iow  around  55 
Monday 


Radar  & Satellite  Image 


http://forecast.weather.gov/MapClick.php?CityName=Durango&state=CO&site=GJT&tex...  8/10/2015 
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7-Day  Forecast  for  Latitude  37.82°N  and  Longitude  107.64°W  (Elev.  9400  ft) 


Page  1 of  2 


i NATIONAL  WEATHER  SERVICE 

News  Headlines 

Hazardous  Weather  Conditions 

* Hazardous  Weather  Outlook 


En  Espafiol  Share  | 

Current  conditions  at 

MOLAS  PASS  (CAMLP) 

Lat:  37,751 39°N  Lon:  107,691 11‘W  Elev:  10801ft 


NA 

57°F 

14°C 


Humidity  51% 

Wind  Speed  NW5G12MPH 
Barometer  NA 
Dewpoint  39°F  (4°C) 

Visibility  NA 

Last  update  10  Aug  5:00  pm  MDT 


Extended  Forecast  for 

Silverton  CO 

This 

Afternoon 

Tonight 

Tuesday 

Tuesday  Wednesday  Wednesday 

Night  Night 


Thursday  Thursday  Friday 

Night 


Scattered  T-s  forms 

T-storms  Likely 


T-storms 

T-storms 

Chance 

Chance 

Slight  Chance 

Slight  Chance 

Mostly  Sunny 

Likely 

Likely 

T-slorms 

T-storms 

T-slorms 

T-storms  then 
Partly  Cloudy 

then  Slight 
Chance 
T-storms 

High:  71  °F 


Low:  42  °F 


High:  67  °F 


Low:  45  °F 


High:  70  °F 


Detailed  Forecast 

This  Afternoon 

Scattered  showers  and  thunderstorms.  Mostly  cioudy,  with  a high  near  71,  South  southwest  wind  around  5 mph  Chance  of 
precipitation  is  50%. 

Tonight 

Showers  and  thunderstorms  likely,  mainly  after  5am  Mostly  cioudy,  wilh  a low  around  42,  West  wind  around  5 mph  becoming 
southeast  in  the  evening  Chance  of  precipitation  is  60%, 

Tuesday 

Showers  and  thunderstorms  likely,  mainly  before  5pm  Mostly  cloudy,  with  a high  near  67  South  southwest  wind  5 to  15  mph. 
Chance  of  precipitation  is  60%, 

Tuesday  Might 

Showers  and  thunderstorms  likely,  mainly  before  1 1 pm.  Mostly  cioudy,  with  a low  around  45,  South  southeast  wind  around  10 
mph.  Chance  of  precipitation  is  60%, 

Wednesday 

A 40  percent  chance  of  showers  and  thunderstorms,  mainly  after  noon.  Partly  sunny,  with  a high  near  70,  South  wind  around  10 
mph  becoming  west  in  the  afternoon, 

Wednesday  Might 

A 30  percent  chance  of  showers  and  thunderstorms,  mainly  before  midnight  Mostly  cloudy,  with  a low  around  42 

Thursday 

A 20  percent  chance  of  showers  and  thunderstorms  Mostly  sunny,  with  a high  near  72 

Thursday  Night 

A slight  chance  of  showers  and  thunderstorms  before  midnight.  Partly  cloudy,  with  a low  around  41. 

Friday 

A slight  chance  of  showers  and  thunderstorms  after  noon  Mostly  sunny,  with  a high  near  72 

Friday  Night 

Partly  cloudy,  with  a low  around  42 


High:  72  °F 


High:  72  °F 
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Point  Forecast: 

Sitverton  CO 

37  82°N  107  64°W  (Elev  9400  ft) 

Last  Update: 

4:33  pm  MDT  Aug  10,  2015 
Forecast  Valid: 

5pm  MDT  Aug  10,  2015-6pm  MDT  Aug  17,  2015 


Saturday  Additional  Resources 

Mostly  sunny,  with  a high  near  71 


Saturday  Night 

Mostly  cloudy,  with  a low  around  42 
Sunday 

A chance  of  showers  and  thunderstorms  Partly  sunny,  with  a high  near  70, 
Sunday  Night 

Mostly  cioudy,  wilh  a iow  around  41 
Monday 

A chance  of  showers  and  thunderstorms  Parity  sunny,  with  a high  near  69, 


Radar  & Satellite  Image 


http://forecast.weather.gov/MapClick.php?CityName=Silverton&state=CO&site=GJT&tex...  8/10/2015 
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GOLD  KING  MINE  BLOWOUT 


MEETING  SCHEDULE 
8/11/2015 


1. 

07:00 

OPERATIONAL  BRIEFiNG-CP  2500  MAIN  FAIR 
GROUNDS 

2. 

07:30 

UNIFIED  COMMAND-PRIORITIES  & OBJECTIVES 

3. 

11:00 

COMMAND  & GENERAL  STAFF  MEETING  - CP 

4. 

12:00 

MACG  GROUP  CALL-CP 

5. 

13:30 

STATE  AGENCY  COORDINATION  CALL-CP 

6. 

14:00 

CONGRESSIONAL  CONFERENCE  CALL-CP 

7e 

14:30 

TACTICS  MEETING-CP 

8. 

15:00 

MEDIA  CONFERENCE  CALL-CP 

9. 

15:30 

PLANNING  MEETING -CP 

10. 

16:30 

IAP  INPUTS  DUE  TO  PLANS 

11. 

18:00 

IAP  APPROVAL  BY  UNIFIED  COMMAND 

1787522 
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FOR  IMMEDIATE  RELEASE 


For  additional  information,  please  August 

contact:  Joanne  Spina  (La  Plata  County.)  at  (970)  759-1102  12:00 

or  Sherri  Dugdale  (City  of  Durango)  at  (970)  903-8320 


9,  2015 
p.m. 


City  and  County  Declare  State  of  Local  Emergency 


Durango,  CO:  Effective  at  noon  today,  the  City  of  Durango  and  La  Plata  County  have  each  proclaimed  a f 

state  of  local  emergency  in  their  jurisdictions  due  to  the  contamination  of  the  Animas  River.  The 

declaration  was  made  after  consultation  with  the  Southern  Ute  Indian  Tribe,  Town  of  Silverton,  San  Juan 

Basin  Health  Department,  San  Juan  County,  Colorado,  and  San  Juan  County,  New  Mexico  and  is  in 

response  to  the  release  of  approximately  one  million  gallons  of  waste  water  from  the  Gold  King  Mine  in  San 

Juan  County,  Colorado  triggered  by  work  that  the  Environmental  Protection  Agency  (EPA)  was  doing  to 

investigate  contamination  at  the  mine. 

In  declaring  a state  of  emergency,  the  City  and  County  activate  the  response  and  recovery  aspects  of  their 
local  disaster  emergency  plans,  which  allows  resources  to  be  shared  among  responding  agencies. 

“This  action  has  been  taken  due  to  the  serious  nature  of  the  incident  and  to  convey  the  grave  concerns  that 
local  elected  officials  have  to  ensure  that  all  appropriate  levels  of  state  and  federal  resources  are  brought  to 
bear  to  assist  our  community  not  only  in  actively  managing  this  tragic  incident  but  also  to  recover  from  it,” 
explained  J6e  Kerby,  La  Plata  County  Manager.  I 

Per  State  Statute,  the  chief  executive  officer  of  a political  subdivision  of  the  State  has  the  authority  to 

declare  a state  of  local  emergency  for  up  to  seven  days,  after  which  it  may  be  continued  by  official  action  of  \ 

the  governing  board.  Durango  City  Council  and  La  Plata  County  Commissioners  will  consider  the  renewal 

of  the  emergency  declaration  at  their  respective  public  meetings  to  be  held  on  Tuesday,  August  1 1,  2015. 

The  Durango  City  Council  will  meet  on  Tuesday,  August  1 1th  at  3:45  p.m.  in  the  Smith  Chambers  at  City 

Hall  (949  E.  2nd  Avenue).  I 

The  La  Plata  County  Commission  will  meet  on  Tuesday,  August  1 1th  at  10:00  a.m.  in  the  County  j 

Administration  Building  Board  Room  (1101  E.  2nd  Avenue).  j 

| 


tm 
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PROCLAMATION  OF  STATE  OF  LOCAL  EMERGENCY 


After  consultation  with  the  City  of  Durango,  the  Southern  Ute  Indian  Tribe,  San  Juan  Basin 
Health  Department,  Town  of  Silverton,  San  Juan  County,  Colorado,  and  San  Juan  County, 
New  Mexico,  pursuant  to  the  authority  vested  in  me  under  C.R.S.  § 24-33.5-709,  I,  Joe 
Kerby,  the  chief  executive  officer  of  La  Plata  County  do  hereby  proclaim  a state  of  local 
emergency  in  the  unincorporated  area  of  La  Plata  County  as  set  forth  herein. 

1.  Background  and  Need 

(a)  The  Director  of  the  La  Plata  County  Office  of  Emergency  Management  advised  me  of 
a local  emergency  (as  that  term  is  defined  in  Part  7 of  Article  33.5  of  Title  24,  C.R.S.) 
present  in  the  unincorporated  area  of  La  Plata  County,  to  wit,  the  occurrence  or  threat 
of  widespread  or  severe  damage,  injury  or  loss  of  life  or  property  resulting  from  water 
contamination  caused  from  a large  release  of  mine  waste  water,  which  was  triggered 
by  the  U.S.  Environmental  Protection  Agency  (EPA),  on  August  5,  2015,  from  the 
Gold  King  Mine  into  Cement  Creek  and  subsequently  into  the  Animas  River,  requiring 
emergency  action  to  avert  loss  of  life,  danger  or  damage,  including  but  not  limited  to 
unknown  economic,  environmental,  financial  and  natural  resources  impacts. 

(b)  After  consultation  with  the  Environmental  Protection  Agency,  Colorado  Department 
of  Public  Health  and  Environment,  and  San  Juan  Basin  Health  Department,  the  La 
Plata  County  Sheriff  determined  that  a hazard  to  human  life  and  safety  existed  and 
issued  an  official  use  restriction  for  the  Animas  River  beginning  at  the  San  Juan 
County,  Colorado/La  Plata  County,  Colorado  county  line  and  ending  at  the 
Colorado/New  Mexico  state  line  effective  August  6,  2015  at  3:00  p.m. 

(c)  The  potential  cost,  economic  impact  and  magnitude  of  responding  to  and  recovering 
from  the  impact  of  the  water  contamination  from  the  Gold  King  Mine  Animas  River 
Spill,  caused  by  the  EPA  on  August  5,  2015,  may  be  far  in  excess  of  La  Plata 
County’s  available  resources. 

2.  Scope 

(a)  The  water  contamination  from  the  Gold  King  Mine  Animas  River  Spill  in  the 
unincorporated  areas  of  La  Plata  County,  caused  by  the  EPA  on  August  5,  2015, 
constitutes  a local  emergency  for  purposes  of  C.R.S.  § 24-33.5-709. 

(b)  The  effect  of  this  declaration  of  local  emergency  shall  be  to  activate  the  response  and 
recovery  aspects  of  any  and  all  applicable  local  and  interjurisdictionai  disaster 
emergency  plans  and  to  authorize  the  furnishing  of  aid  and  assistance  under  such 
plans. 

(c)  This  proclamation  shall  not  be  continued  or  renewed  for  a period  in  excess  of  seven 
days  except  by  or  with  the  consent  of  the  Board  of  County  Commissioners. 


Distributed  to: 

Cierk  and  Recorder  of  La  Plata  County 
Local  News  Media 
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3.  Recommendation 


I recommend  that  the  Board  of  County  Commissioners  consider  the  continuation  or  renewal 
of  this  proclamation  at  its  August  1 1 , 201 5,  public  meeting. 

Effective  this  9th  day  of  August,  2015  at  noon. 


LA  PLATA  COUNTY,  COLORADO 


Distributed  to: 

Clerk  and  Recorder  of  La  Plata  County 
Local  News  Media 
4612-5276-7270,  v,  1 
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PROCLAMATION  OF  STATE  OF  LOCAL  EMERGENCY 


After  consultation  with  La  Plata  County,  the  Southern  Ute  Indian  Tribe,  San  Juan  Basin 
Health  Department,  Town  of  Silverton,  San  Juan  County,  Colorado,  and  San  Juan 
County,  New  Mexico,  pursuant  to  the  authority  vested  in  me  under  C.R.S.  § 24-33.5-709 
and  under  the  Charter  and  Ordinances  of  the  City  of  Durango,  I,  Ron  LeBlanc,  the  chief 
executive  officer  of  the  City  of  Durango  do  hereby  proclaim  a state  of  local  emergency  in 
the  incorporated  area  of  the  city  of  Durango  as  set  forth  herein. 

1.  Background  and  Need 

(a)  The  Director  of  the  La  Plata  County  Office  of  Emergency  Management  advised  me 
of  a local  emergency  (as  that  term  is  defined  in  Part  7 of  Article  33.5  of  Title  24, 
C.R.S.)  present  in  the  city  of  Durango,  to  wit,  the  occurrence  or  threat  of 
widespread  or  severe  damage,  injury  or  loss  of  life  or  property  resulting  from  water 
contamination  caused  from  a large  release  of  mine  waste  water,  which  was 
triggered  by  the  U.S.  Environmental  Protection  Agency  (EPA),  on  August  5,  2015, 
from  the  Gold  King  Mine  into  Cement  Creek  and  subsequently  into  the  Animas 
River,  requiring  emergency  action  to  avert  loss  of  life,  danger  or  damage,  including 
but  not  limited  to  unknown  economic,  environmental,  financial  and  natural 
resources  impacts. 

(b)  The  City  of  Durango  uses  the  Animas  River  as  a source  of  municipal  water  to 
provide  approximately  23,000  customers  with  potable  and  raw  water.  Because  of 
the  contamination  of  the  Animas  River,  the  City’s  Utility  department  was  required 
to  cease  pumping  water  from  the  Animas  River  on  Wednesday,  August  5,  2015  in 
order  to  avoid  contamination  of  the  water  utility  system. 

(c)  After  consultation  with  the  Environmental  Protection  Agency,  Colorado 
Department  of  Public  Health  and  Environment,  and  San  Juan  Basin  Health 
Department,  the  La  Plata  County  Sheriff  determined  that  a hazard  to  human  life 
and  safety  existed  and  issued  an  official  use  restriction  for  the  Animas  River 
beginning  at  the  San  Juan  County,  Colorado/La  Plata  County,  Colorado  county 
line  and  ending  at  the  Colorado/New  Mexico  state  line  effective  August  6,  2015  at 
3:00  p.m. 

(d)  The  potential  cost,  economic  impact  and  magnitude  of  responding  to  and 
recovering  from  the  impact  of  the  water  contamination  from  the  Gold  King  Mine 
Animas  River  Spill,  caused  by  the  EPA  on  August  5,  201 5,  may  be  far  in  excess  of 
the  City  of  Durango’s  available  resources. 

2.  Scope 

(a)  The  water  contamination  from  the  Gold  King  Mine  Animas  River  Spill  in  the 
incorporated  area  of  the  city  of  Durango,  caused  by  the  EPA  on  August  5,  2015, 
constitutes  a local  emergency  for  purposes  of  C.R.S.  § 24-33.5-709. 


Distributed  to: 
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(b)  The  effect  of  this  declaration  of  local  emergency  shall  be  to  activate  the  response 
and  recovery  aspects  of  any  and  all  applicable  local  and  inter-jurisdictional 
disaster  emergency  plans  and  to  authorize  the  furnishing  of  aid  and  assistance 
under  such  plans, 

(c)  This  proclamation  shall  not  be  continued  or  renewed  for  a period  in  excess  of 
seven  days  except  by  or  with  the  consent  of  the  Durango  City  Council. 

3-  Recommendation 

I recommend  that  the  City  Council  consider  the  continuation  or  renewal  of  this 
proclamation  at  its  special  meeting  on  August  11,  2015  at  3:45  pm. 

Effective  this  9th  day  of  August,  2015  at  noon. 


CITY  OF  DURANGO,  COLORADO 


Distributed  to: 
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PROCLAMATION  OF  STATE  OF  LOCAL  DISASTER 


Pursuant  to  the  authority  vested  in  me  under  Southern  Ute  Resolution  Number  2004-225, 
I,  Ramona  Eagle,  Acting  Chairman  of  the  Southern  Ute  Indian  Tribe  do  hereby  proclaim 
a state  of  local  disaster  on  the  Southern  Ute  Indian  Reservation  as  set  forth  herein. 

1.  Background  and  Need 

(a)  The  Tribal  Risk  and  Emergency  Manager  has  advised  me  of  a disaster  (as  that 
term  is  defined  in  Part  1 of  the  Southern  Ute  Emergency  Operations  Plan,  Section 
IV,  A,  2,  a.)  present  on  the  Southern  Ute  Indian  Reservation,  to  wit,  the  occurrence 
or  imminent  threat  of  widespread  or  severe  damage,  injury  or  loss  of  life  or  property 
resulting  from  water  contamination  caused  from  a large  release  of  mine  waste 
water,  which  was  triggered  by  the  U.S.  Environmental  Protection  Agency  (EPA), 
on  August  5,  2015,  from  the  Gold  King  Mine  into  Cement  Creek  and  subsequently 
into  the  Animas  River,  requiring  emergency  action  to  avert  loss  of  life,  danger  or 
damage,  including  but  not  limited  to  unknown  economic,  environmental,  financial 
and  natural  resources  impacts. 

(b)  The  cost  and  magnitude  of  responding  to  and  recovery  from  the  impact  of  the  water 
contamination  from  the  Gold  King  Mine  Animas  River  Spill,  caused  by  the  EPA  on 
August  5,  2015,  that  may  occur  in  2015  is  far  in  excess  of  the  Southern  Ute  Indian 
Tribe’s  available  resources. 

2.  Scope 

(a)  The  water  contamination  from  the  Gold  King  Mine  Animas  River  Spill  on  the 
Southern  Ute  Indian  Reservation,  caused  by  the  EPA  on  August  5,  2015, 
constitutes  a local  disaster  for  purposes  of  Resolution  2004-225. 

(b)  The  effect  of  this  declaration  of  local  disaster  shall  be  to  activate  the  response  and 
recovery  aspects  of  any  and  all  applicable  local  and  interjurisdictional  disaster 
emergency  plans  and  to  authorize  the  furnishing  of  aid  and  assistance  under  such 
plans. 

3.  Recommendation 


I recommend  that  the  state  of  local  disaster  declared  herein  be  continued  for  a period  in 
excess  of  seven  days  and  that  the  Southern  Ute  Tribal  Council  consider  such 
recommendation  at  its  August  11,  2015,  meeting. 


Dated  this  8th  day  of  August,  2015. 


1 


. / 


fmVUiYIA 

Ms.  Ramona  Eaglet  Acting  Chairman 

Southern  Ute  Indian  Tribe 
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